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'BILL NO. S™72-05-^^ 

SPECIAL ORDINANCE NO. S- 3&-l^ 


AN ORDINANCE approving Change Order No. 7 
with John Dehner, Inc. in connection with 
work performed on Inner-City Storm Relief 
Project Sewer Resolution No. 251. 

j;BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 
■'INDIANA: 

ii SECTION 1. That Change Order No. 7, with John Dehner, 

: 

Inc., in connection with work performed on Inner-City Storm 

^Relief Project Sewer Resolution No. 251, to establish item 

.1 

numbers and prices for items which were not in the original 
bid and have been required during the construction of this 
contract, for a net increase in the contract of $8,751.15, is 
thereby in all things ratified, confirmed and approved, 
ij SECTION 2. This Ordinance shall be in full force and 

:>effect from and after its passage and approval by the Mayor. 


U4o ^ 


APPROVED AS TO FORM 
AND LEGALITY, 


i. 

Councilman 


Read the first time in full and on motion by- 


seconded by 




and duly adopted, read the second time by ti4;le and 
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(an.(l_.ti 3 the 


referred to the Committee on 
City~'PTan 
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o ' clock 
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Date : 
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CITY CLERK 

j/ 


Read the third time in full and on motion by /y C 

seconded by and duly adopted, placed on its passage. 


Passed (-^^d^^by the following vote: 

AYES ^ , NAYS (Q , 


ABSTAINED 


ABSENT 


to-wit ■ 


Burns 

Hinga 

Kraus 

Nuckols 

Moses 

Schmidt, D._ 
Schmidt, V._ 
Stier _ 

Talarico _ 
Date 
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CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana as (-gening 



Approved and signed by me this 
at the hour of / ^- o’clock J-r 


of 


.197 ^ 


m. , E . S .T , 


Bill No. S-72-05-07 


REPORT OF THE COMIITTEE ON HJBLIC WORKS 

We, your Committee on PUBLIC WORKS to whom was referred an Ordinance 

approving Change Order No. 7 with John Dehner, Inc, in 

connection with work perfoimed on Inner-City Storm Relief 

Pro.ject Sewer Resolution Wo. 251 


have had said Ordinance under consideration and beg leave to report back to the Common 

0 ^ 


Council that said Ordinance 


PASS. 


Winfield C. Moses, - Chairman 

William T. Hinga - Vice-Chairman 


cAIo ■JR- . 


Samuel J. Talarico 


Eugene Kraus . Jr , 


Donald J. Schmidt 



date. 


C'j3' concurred in 

CLARIES W. VVESTERMAN, CITY CLfRIC 


